DRAINAGE (IRELAND). 



RETURN to an Order of the Honourable The House of Commons, 
dated lg February 1 849 ; — 



RETURNS “of the different Works of Drainage in Ireland, whether 
Finished or in Progress, and of those for the Survey of which Private 
Individuals have given Subscriptions, whether Commenced or not, with the 
Estimates, if any have been made : ” 



And, of the different Drainage Works in Ireland in Progress, specifying 
the Sums originally Estimated for them in the Printed Reports sanctioned 
by the Board of Worts, and the Sums hitherto Expended on each Work, 
with the further Sums necessary for their Completion.” 



Acts 5 & 6 Viet., c. 89 ; 8 & 9 Viet., c. 69; 9 Viet., c. 4; and 
10 & 1 1 Viet., c. 79. 



Office of Public Works, Dublin, 
22 March 1849. 



} 



By Order, 

JOS. C. WALKER, 

Secretary. 



( Colonel Dunne.) 



Ordered, by The House of Commons, to be Printed , 
27 March 1849. 
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